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Message Text 


UNCLASSIFIED 

PAGE 01 GUATEM 00434 222244Z 

10 

ACTION ARA-10 

INFO OCT-OI EB-07 ISO-00 /018W 

11051 1 

R222145Z JAN 76 
FM AMEMBASSY GUATEMALA 
TO USDOC WASHDC 
INFO SECSTATE WAHDC 9750 

UNCLAS GUATEMALA 0434 

PASS MAJOR EXPORT PROJECTS DIVISION 

E.O. 11652: NA 
TAGS: BEXP, GT 

SUBJ: FOREIGN GOVERNMENT TENDER-SPECIAL HANDLING 

REE: GUATEMALA 5734, TOO 12 

1. 205/01/T0027 
2. 012276 

3. RDGRIFEINII 

4. 205 GUATEMALA 

5. N 

6. A. WRITE TO- 

B. 

C. DEPARTAMENTO DE SERVICIOS ADMINISTRATIVOS 
INDE 

6A. AVENIDA 2-73, ZONA4 
GUATEMALA CITY, GUATEMALA 

7. 2-76 

8. LOT 1- APRIL 20, 1976 
LOT 2-APRIL 9, 1976 
LOT 3-APRIL 19, 1976 
LOT 4-APRIL 2, 1976 

9.201 

10. THE GUATEMALAN INSTITUTE OF ELECTRIFICATION HAS ANNOUNCED 
DEADLINES FOR BIDS FOR THE FOUR LOTS COVERING ALL WORK 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 GUATEM 00434 222244Z 

ON THE EIRST STAGEICALLFD SALTO MARIA LINDA) OF THE 
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AGUACAPA HYDROELECTRIC PROJECT. 

ONLY EIRMS WHICH HAVE PREQUALIEIED WILL BE ABLE TO BID. 
INSTRUCTIONS ON PREQUALIFYING CAN BE OBTAINED FROM INDE 
FOR 50 QUETZALES, EQUIVALENT TO 50 DOLLARS. THE DEAD- 
LINE FOR PREQUALIFYING IS FEBRUARY 28, 1976. 

WORK ON SALTO MARIA LINDA HAS BEEN DIVIDED INTO FOUR 
LOTS. LOT I COVERS CONSTRUCTION OF THE DAM AND TUNNEL, 
BID DEADLINE APRIL 20, 1976, 9:00 A.M.; LOT 2- MANU 
FACTURE AND INSTALLATION OF THE PENSTOCKS AND FLOOD 
GATES APRIL 9, 1976, 9:00 A.M.; LOT 3- MANUFACTURE 
AND INSTALLATION OF THE ELECTROMENCHANICAL EQUIPMENT 
APRIL 19, 1976, 9:00 A.M.; LOT 4- MANUFACTURE AND 
INSTALLATION OF THE TRANSMISSION LINE, APRIL 2, 1976, 

9:00 A.M. 

BIDDING DOCUMENTS COVERING THESE FOUR LOTS CNA BE OB- 
TAINED FROM INDE FORM 300.00 QUETZALES PER LOT. OFFERS 
MUST BE DELIVERED IN SPANISH IN A SEALED ENVELOPE 
IN THE SESSION HALL OF INDE ON THE 8TH FLOOR OF INDE 
BEFORE THE TIME AND DATES INDICATED. 

1 1. TO BE FUNDED BY WORLD BANK LOAN (NOT YET SINGED). 

12. CRITERIA B 
ANDREWS 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 22 JAN 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976GUATEM00434 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760026-0191 
From: GUATEMALA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1 97601 32/aaaabcaq.tel 

Line Count: 85 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 GUATEMALA 5734 
Review Action: RELEASED, APPROVED 
Review Authority: ullricre 
Review Comment: n/a 
Review Content Flags: 

Review Date: 24 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <24 JUN 2004 by schwenja>; APPROVED <21 SEP 2004 by ullricre> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER-SPECIAL HANDLING 
TAGS: BEXP, GT 
To: COM 
Type: TE 
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